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Estimating Tips 
08 10 00 Doors and Frames 


All exterior doors should be addressed for 


their energy conservation (insulation and 
seals), 


Most metal doors and frames look 
alike, but there may be significant 
differences among them. When 


0. 


8 40 00 Entrances, 


Storefronts, and Curtain Walls 


Glazed curtain walls consist of the 
metal tube framing and the glazing 
material. The cost data in this 
subdivision is presented for the metal 
tube framing alone or the composite 
wall. If your estimate requires a 


Hinges are classified according to the 
frequency of use, base material, and 


08 80 00 Glazing 


Different openings require different 
types of glass. The most common 
types are: 


estimating these items, be sure to detailed takeoff of the framing, be ee 
choose the line item that most closely sure to add the glazing cost and any © tempered 
compares to the specification or door tints. © insulating 


schedule requirements regarding: 
©. type of metal 


Wood and plastic doors vary 
considerably in price. The primary 
determinant is the veneer material. 
Lauan, birch, and oak are the most 
common veneers. Other variables 
include the following: 

5 hollow or solid core 

2 fire rating 

flush of raised panel 

2 finish 

Door pricing includes bore for 
cylindrical locksets and mortise for 


hinges. 


08 30 00 Specialty Doors 

and Frames 

= There are many varieties of special 
doors, and they are usually priced 
per each, Add frames, hardware, or 
operators required for a complete 
installation. 


0. 


0. 


8 50 OO Windows 


Steel windows are unglazed and 


indicates commercial grade windows, 
usually ASTM C-35. 

All wood windows and vinyl are priced 
preglazed. The glazing is insulating 
glass. Add the cost of screens and 
grills if required and not already 
included. 


8 70 OO Hardware 
Hardware costs add considerably to 
the cost of a door. The most efficient 
method to determine the hardware 
requirements for a project is to review 
the door and hardware schedule 
together. One type of door may have 
different hardware, depending on the 
door usage. 
Door hinges are priced by the pair, 
with most doors requiring 1-1/2 pairs 
per door. The hinge prices do not 
include installation labor because it is 
included in door installation, 


5 impact-resistant 
© ballistic-resistant 


fe teeta Gauge aluminum can be glazed or unglazed. "Most exterior windows are glazed 

© door core material Some metal windows are priced with insulating glass. Entrance doors 
O fire rating without glass. Refer to 08 80 00 and window walls, where the glass 
hae, Glazing for glass pricing. The grede C is less than 18" from the floor, are 


generally glazed with tempered glass. 
Interior windows and some residential 
windows are glazed with float glass. 
Coastal communities require the use of 
impact-resistant glass, dependent on 
wind speed. 

The insulation or ‘u’ value is a strong 
consideration, along with solar heat 
gain, to determine total energy 
efficiency. 


Reference Numbers 


Reference numbers are shown at the 
beginning of some major classifications. 
These numbers refer to related items 
in the Reference Section. The reference 
information may be an estimating 


procedure, an alternate pricing method, or 


technical information. 


Note: Not all subdivisions listed here 
necessarily appear. 
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Did you know? 

RSMeans data is available through our online 
application: 

™ Search for costs by keyword 

= Leverage the most up-to-date data 

= Build and export estimates 


No part of this cast data may be reproduced, stored in a retrieval 
system, or transmitted in any form or by any means without prior 
written permission of Gordian. 


Try it free 
rsmeans.com/2019freetrial 


Daily Labor. 2019 Bare Costs 


08 05 05.20 Selective Demolition of Windows Crew Output Hours Unit | Material Labor Equipment 
2065 To 180 SF 1b 8 1 jf, 4) 


(Reap! 6 OMT 138 
ee Oke 


‘Remove skylight, psc domes, fsh/cub mtd 

-—_Retnowe skylight, este/alas up fo 2" x3" 

4440 Remove skylight, plste/glss upto 4” x 6” 

4480 | Remove roof window up to 3” x4” 

4500 | Remove roof window up 4’ x6" 

5020 Remove and reset window, up to a 2” x2” window 
Up to.0 3’ x 3° window 

" Uptoa4’ x 5° window 


Total 


4) 


188 
2.09 


Total 
Incl O8P 
62 
208 
3.7 
41.50 
125 
78 
208 
104 
156 


om 


08 11 Metal Doors and Frames 


08:41 16.10; Entrance: Doors 

O01 ENTRANCE DOORS ond fume, auninum, narow stile 

OT) Incdngstndard hardware, clear frist, no goss 
‘0012 Top and botom ofset pivots, 1/4” beveled goss stops, threshold 


0018 bolt lock with inside thumb screw, standard push pull: Sd so . 
0020 3-0" x7'-0" opening 2Sswk 2 8 | & 935 450 
0025 Anodizing duminum entr. door & frame, add M3 

0030 3-6" x7'-0" opening 2Sswk 2 8 875 450 
0100 3'-0" x 10’-0" opering, 3° high transom 1.80 8.889 1,325 500 


0200 3-6" 1 10'-0" opening, 3’ high ransom: 


0400 6/-0" x 10’-0" opening, 3” high ransom 
0520 3'-0" x 7'-0" opening, wide stile 

0540 3'-6" x 7'-0" opening 

0560 5'-0" 17'-0” opening 


080 60" 17-0" opening 
0600-77-07 7-0" opening 
1200, For norstondard size, odd 
1250 Forinstltion of nonstandard size, odd ion : oe) 
1300 Light bronze finish, add Leaf 36% 


1400 Dark bronze finish, add 25% 
1500 For black finish, add 40% 
1600 Concealed panic device, add ¢ 1,000 


1,385 

113 
1,325 
1,825 
1,875 
2,050 
1,815 


1815, 


2,315 
1,350 
1,440 
1775 
2215 
3,220 


1,000 


1,100 


. : ue 52 
0500 For 7'-0” door height, add 8% 
1020 Mill finish, 2'-8” wide 2Cop 14 1.143) fo. 250 59 307 365 
1040 3-0" wide at 141.143) 269 59 328 385 
265 


For customer support on your Building Construction Costs with RSMeans data, call 800.448.8182. 


8 11 Metal Doors and Frames 


aily Labor: 2019 Bare Costs 


Total 
08 11 63.23 Aluminum Screen and Storm Doors and Frames Crew Output Hours Unit Material Labor Equipment Total Ind 08? 
1100 For 7’-0" door, add fo. Bio 
1520 ‘White painted, 2’-8" wide ‘2p 14 1.143 256 9 315 370 
1540 3'-0" wide "VA 1943 310 9 369 430 
1600 For 7'-0" door, add ¥ Bh 


2000 Wood door & screen, see Section 08 14 33.20 


08 12 13.13 andar Hollow Metal Frames 
0010 STANDARD HOLLOW METAL FRAMES 
0020 16 ga., up to 53/4" jamb depth 


0025 31-0" 6'-8" single GS] 2p 16 1 fo 153 $1.50 204.50 246 
0028 3'-6" wide, single iG Wve 263 51.50 31450365 
0030 4-0" wide, single [g) 16 1 288 51.50 339.50 395 
0040 6'-0" wide, double G| 4 1.143 236 9 295 350 
0045 8'-0" wide, double G 4 1143 29 59 288 340 
0100 3-0" x 7'-0" single Gi | 1 205 51.50 256.50 305 
O10 3-6" wide, single G| Mod 208 51.50 259.50 305 
on2 4'-0" wide, single G| % 231 256 51.50 307.50 360 
0140 6-0" wite, double iG MW 1143 237 59 296 350 
0145 8'-0" wide, double G| 1.143 247 59 306 360 
1000 16.ga,, up to 4-7/8" deep, 3'-0” x 7'-0” single iG 1 | 7 iT 51.50 24250) 288 
1140 6'-0" wide, double ta 41.143 216 59 275 325 
1200 16 go., 83/4” deep, 37-0" x 7'-0" single G 16 1 206 51.50 257.50 305 
1240 6'-0" wide, double iG 4 1.143 m5 59 334 390 
2800 14 90., up to 3-7/8" deep, 3-0" x70" single G| Wt) 265 51.50 316.50 370 
2840 60" wide, double IG V4 1143 310 59 369 435 
3000 14.90, up to 53/4" deep, 3'-0" x 6'-8" single G' LON 100 51.50 21150 254 
3002 3-6” wide, single G| wot 257 51.50 308.50 360 
3005 4 ide, single iG) 16 ] 167 51.50 218.50 262 
3600 up to 5-3/4" jamb depth, 4°-0" x 7’-0" single Gi 15 1.067 255 55 310 365 
3620 6'-0" wide, double iG 12 1.333 190 69 259 315 
3640 8°” wide, double G 12 1.333 300 69 369 435 
3700 8'-0" high, 4’-0" wide, single iG) 15 1.067 290 55 345 405 
3740 87-0" wide, double G| 12 1.333 340 69 409 475 
4000 63/4" deep, 4'-0" x7'-0” single G| 15 1.067 282 55 337 395 
4020 6-0" wide, double iG) 12. 1.333 320 69 389 455, 
4040 8-0" wide, double G| 12 1.333 241 69 310 370 
4100 8'-0" high, 4’-0" wide, single iG 15 1.067 189 55 244 292 
4140 87-0" wide, double G| 121.333 440 69 509 590 
4400 83/4" deep, 4'-0" x7'-0", single G| 15 1.067 410 55 465 535 
4440 8-0" wide, double G 121.333 440 69 509 585 
4500 4'0" x 8-0", single G| 15 1.067 465 55 520 600 
4540 8'-0" wide, double Gh ye 121,333 475 9 544 630 
4900 For welded frames, add 51.50 51.50 56.50 
5400 14 go., "B" label, up to 5-3/4" deep, 4-0” x 7-0" single [G] 2Cop 15 1.067 180 55 235 282 
5440 8'-0” wide, double Gi 12 1.333 235 0 304 365 
5800 63/4" deep, 7-0" high, 4'-0” wide, single IG 15 1.067 180 55 235 283 
5840 8'-0" wide, double iG 12 1.333 330 6 399 470 
6200 83/4" deep, 4'-0"x 7'-0" single G| 15 1.067 266 55 321 375 
6240 8°-0" wide, double Ce 12, 1.333) 5 395 7 464 540 
266 
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08 12 Metal Frames 


‘aly 


Labor 


2019 Bore Costs Total 
08 12 13.13 Standard Hollow Metal Frames Crew Output Hours Unit Material Equipment Total Ind 08? 
~ 6300 For "A" label use same price as ”B” label 
6400 For boked enamel finish, add 30% 15% 
6500 | For gahanizing, add 20% 
6600 | For hospital sp, odd fo | 244 244 268 
6620 | For hospital stop, stainless steel, add f 113 113 104 
7900 | Transom ite frames, fixed, odd 2Cup 155 103 SE 45 5.35 50.35} 57.50 
8000 Movable, odd EA 57.50 6.35, 63.85 B 
08 12 13.25 Channel Metal Frames 4 
0010 CHANNEL METAL FRAMES 
(0020 Steel chanel with enchrs and bar stops : 
0100 6" channel @ 8.2#/LE,, 3° x7" door, weighs 150# G] BE 13 2462 fo 238 139 Bees 384.35 490 
0200 8" chonnel @ 11.5#/LE, 6’ x 8° door, weighs 275% G) 9 3.556 435 201 10.65 646.65 B10 
0300 8" x 12’ door, weighs 4008 iG 650 4.923 635 278 1470 927.70) 1,150 
0400 10" channel @ 15.3#/LE, 10’ x 10° door, weighs 500# 4 6 5,333 795 300 15.95 1,110.95) 1,375 
0500 12° x12 door, weighs 600# G| 5.50 5.818 950 330 17.40 1,297.40, 1,600 
0600 12" channel @ 20.74/LF,, 12’ x 12" door, weighs 825¢ a 450 7.111 1,300 400 21.50 1,721.50) 2,125 
0700 12' x16" door, weighs 1000# Ido y ih 8 1575 450 24 2,089 2,500 
0800 For frames without bor stops, light sections, deduct : ay | 15% 
0900 Heavy sections, deduct ¥ 10% 


08 13 Metal Doors 


08 13 13.13 Standard Hollow Metal Doors 
0010 STANDARD HOLLOW METAL DOORS 


7708131370 


0015 Flush, full panel, hollow core 
0017 When noted doors are prepored but do not include glass or lowers : 
0020 13/8" thick, 20 go, 2”-0" x 6-8" IG} 2p 20 800 fo 41.50 386.50 445 
0040 2'-8" x 6'-8" iG 18 889 46 401 460 
0060 3-0" x 67-8" iG 7 94) 48.50 408.50 470 
0100 3'0"x7'-0" Giy W941 48.50 418.50 480 
0120 For vision lite, add 108 ng 
0140 Fot narrow lite, add ‘ M4 126 
0320 Holf gloss, 20 ga,, 2'-0"x 6'-8" G] 2Cop 20 800 41,50 651.50 735 
0340 218" x 68" Git iene | 889 4 666 750 
0360 30" x 68" Se aS 90 48.50 658.50 145 
0400 3'0"x7'-0" iG W941 48.50 448.50 520 
0410 1-3/8" thick, 18 ga., 2'-0" x 6-8” iG 20.800 41.50 451.50 515 
0420 3-0 8” iG] W941 48.50 463.50 530 
0425 30" x70" iG ¥ 7 941 48.50 483.50 555 
0450 For vision lite, add 108 ny 
0452 For narrow fife, add 14 126 
0460 Half gloss, 18 go, 2’-0" x 6-8" G] 2Cop 20.800 41.50 611.50 690 
0465 2'8"x 6-8" GP oi TE 889 4 636 ns 
0470 30" x 6'-8” iG} 7 941 48.50 623.50 0 
0475 3'0"x7'-0" iG) 7.94) 48.50 643.50 730 
0500 Hollow core, 1-3/4” thick, full nel, 20 go,, 2'-8" x 6'-8” iG 18 | .889 46 491 560 
0520 30" x 6'-8" G 7 941 48.50 488.50 560 
0640 30" x70" G| W941 48.50 518.50 590 
0680 4 x70" G| WS 1.067. 55 695 790 
0700 4'0"x 80" G] 13. 1.23) 63.50 808.50 0 
1000 18 go., 2'-8" x 6-8" ac eee ig 48.50 538.50 615 
267 
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08 13 Metal Doors 


7 Totcl 
08 13 13.13 Standard Hollow Metal Doors on Material Labor Equipment —_Totol__|_nl O&P 
1020 | 30" x6'8" @ fo. 541.50| 620 
1120 aor” tay : | 543.50| 620 
180 4-0" x70" @ w ji! | | 75 | 58 a4 985 
1200 4-0" x80" ol 


91850) 1,025 


~30"x7" 
Embossed pond, 1-3/4” thick, poly cove, 20 go, 3-0"x 7-0" 
Hal gloss, 1-3/4 thick, ply ce, 20 go, 3-0" x70" 


Fush ful panel, 16 go., 
2-0" x6'8" 
7-8" x68" 
30" x6'8" 


xB" 
3'-0"x8'-0" 
3-6" x80" 
4-0" x8'-0" 


: eb 
Half glass, 18 ga., 3’-0" x 6’-8" 
28"x7'0" 

31-0" x7'-0" 
4-0" x8'-0" 


gobnizing odd 
08 13 13.15 Metal Fire Doors 


30" x6" 

080 30x70" | 7 | 9 | 460 48.50 508.50/ 580 
18 go,,3'-0"x 6'8” | 
2-8"x7'0" 


268 


219 Bae (oss 


Full panel, 16 go., 2’-0" x 6/8” 
2-8" x 6'8" 
3-0" x 6'8" 
28"x7'0" 


0560 3-0" x 6'8" 
0580 3'-0"x7'0" 
0640 Flush, "A" lobel, 3 hour, egress core, 18 go., 3’-0” x 6’-8" 
0660 | 28x" 


a0"x7'" 

51-4" x 6-8", double 
Holf lass, 2’-8" x 6’-8" 

30" x 68" 


688 
383.50 | 


3'0"x7'0” 

5'-4°x6"8", double 
Half glass, 2'-8" x 6'-8" 

3-0" x 6-6" 


(¢] 
(Gi 
@ 
i 
ci] 
ig 
al 
(| 
a 
iG] 
G] 
tal 
a 
(Gl 
(d] 
(| 


1-0" x 6'-8", hol lite 
1'-0" x 6'-8", half lite, low E 
Interior, residential, closet, bifold, 2’-0” x 6’-8" 


[a] [2 


08 13 13.95 Doors Hollow Metal 


18 go, 13/4" x70" x26 wide fay |) 35 | 1.067 [ 320, 
2'8" wide 151.067 305 
3'-0" wide 4 1.143 | 315 
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08 13 at)| Doors 


w Me 


aly Labor 2019 Bare Costs Tod 

08 13 13.25 Doors Hollow Metal Gew Output Hours Unit Material Labor Equipment Total Ind 08? 

1500 16 g0., 1-3/4" x7'-0" x 2'-6" wide [G] }2Cup 15 1.067) fo. 375 55 430 500 
1530 V-8" wide ig] 15 1.067 375 55 430 500. 
1560 3-0" wide [s) 14 1.143 375 9 434 505 
1590 9-6" wide {s] 141.143 ns 9 774 875 
2900 Fite door, “A” label, 18 gauge, 1-3/4" x 2°-6” x 7'-0" [g] 15 1.067 805 55 860 970 
2930 7-8" wide ig) 15 1.067 700 55 755 855 
2960 wide iG 14 1.143 725 9 784 890 
2990 -6” wide G| 14 1.143 475 9 534 615 
3100 "B" label, 2'-6" wide G 15 1.067 585 55 640 730 
3130 2'-8" wide GC 1S 1.067 585 ES) 640 730 
3160 3'-0" wide G) 14 590 59. 649 735, 


08 13 16.10 Commercial Aluminum Doors 
0010 COMMERCIAL ALUMINUM DOORS, flush, no glazing 


5000 Flush panel doors, pair of 2'-6" x 7'-0”" 2Swk 20 8 P. 1,325 450 WTS 2115 
5050 3-0" x70", single 250 6.400 Eo. 780 360 1140 1,425 
5100 Pair of 3°-0" 7'-0" 2508 he 1,375 450. 1,825 2,225 
5150 31-6" x7'-0", single ~ 250 6.400 fo. 905 340 1,265 1575 


08 1413 - C 

08 14 13.10 Types of Wood Doors, ‘Caeied 
0010 TYPES OF WOOD DOORS, CARVED 

3000 Solid wood, 13/4" thick ste and rol 


3020 Mohogany, 3-0" x 7’-0", six panel 2Cp 14 1.143 fo. 1,150 59 1,209 1375 
3030 With two lites 10 1.600 3,275 82.50 3,357.50 3725 
3040 3-6" x 80", six panel 101.600 1725 82.50 1,807.50, 2,025 
3050 With two lites | 2 3,000 103 3,103 3,450 
3100 Pine, 3'-0" x 7°0", six ponel 41.143 55059 609 695 
3110 With two lites 10 1.600 870 82.50 95250 1,075 
3120 3-6" x 8/0", six panel 10 1.600 1,075 82.50 115750 | 1,325 
3130 With two lites | ie 2,050 103 2,153 2,400 
3200 Red ook, 3’-0” x7'-0", six panel 14 1.143 1,400 59 1,459 1,625 
3210 With two lites 10 1.600 2,600 82.50 2,682.50 2975 
3220 3'-6" x 8'-0", six panel 10 1,600 2925 82.50 3,007.50 3325, 
3230 With two lites e | 2 3,475 103 3,578 3975 
4000 Hand carved door, mchogany 

4020 31-0" x74", simple design 2Gp 14 1.143 fo 182 59 1,884 2,100 
4030 Intricate design VW 1.455 3,800 715 3,875 4300 
4040 3°-6" x 87-4", simple design 10 1.600 2900 82.50 2982.50 3,300 
4050 Intricate design , 82 3,800 103 3,908 4,325, 
4400 For custom finish, odd 595 595 655 
4600 Side light, mahogany, 7-0" x 1'-6" wide, 4 ites 2Cp 18 889 115046 1,195 1325 
4610 6 lites 41.143 26% 59 2,684 1,975 
4620 8'-0" x 1/6" wide, 4 lites 4 1.143 2,20 59 2,259 1,525 
4630 6 lites 10 1.600 2,150 82.50 2,232.50 2,500 
4640 Side light, ook, 7-0" x1'-6" wide, 4 lites 18 889 1,250 46 1,2% 1450 
4650 6 lites 14 1.148 2175 59 2,234 2,500 
4660 B'-0" x16" wide, 4 lites 14 1.143 1,300 59 1,359 1,550 
4670 6 ites 40 1400, 217% 82.50 2,257.50 2,525 

270 
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08 14 Wood Doors 


Daily Labor 


2019 Bore Costs 


To 
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08 14 16.09 Smooth Wood Doors Grew Output Hours Unit | Material Labor Equipment Total Incl O8P 
00/0 SMOOTH WoOD pooRS 
0015 Flush, iterior,holow core 
0025, Lavon fce, 13/8", 3-0" x 6-8" 2p 17 94 fT 48.50 105.50 136 
0030 aid tll 51.50 182.50 222 
0080 W941 57 48.50 105.50 136 
0108 )1}y | 2 51.50 265.590) 315 
one Poir of 3'-0” x 7 91778 | 140 2 232 293 
0140 Birch face, 1-3/8", 7 941 fo. 116 48.50 164.50 201 
0180 3'-0"x 68" oe ONS 10 48.50 149.50 185 
0200 vy" x6'8” wo Ved 51.50 75.50 258 
0202 13/4", 2/0" 68" awe 48.50 1050142 
0210 30x70" 1 Aes 51.50 216.50 260 
0214 9 178) #. | 2 2 364 440 
0220 W794.) Eo. 116 48.50 164.50 202 
0280 7 941 nN 48.50 167.50) 205 
0300 % 1 147 51.50 198.50, 240 
0305 13/4",2'-6"x 68" 794 134 48,50 182.50 221 
0310 30x70" % 4 257 51.50 308.50 360 
0320 Wolnut fre, 1-3/8", 2-0" x 6-8" 7 9M 198 48.50 246.50 292 
0340 U8 x68" pole 9 19 48.50 1790 293 
0380 3'0" x 6/8" 7 94) 208 48.50 256.50 300 
0400 4" x68" ¥ | 1611 a 51.50 278.0} 330 
0430 For 7-0" bigh, odd 8.50 28.50 31 
0440 For 8-0" high, add 41.50 450) 46 
0480 For prfinishing, eo, odd 51 51 56 
0500 For prefrshing, ston, odd 63.50 6350 70 
7820 IAD. overlay on hardboard, 1-3/8", 2'-0” x 6-8" 2Cup 17 941 i) 48.50 70 216 
10 26x68" 7 OM 131 48.50 179.50 218 
1380 30" x 68" 794 136 48.50 184.50, 224 
1400 40" x6'-8" + 16 1 194 51.50 245.50 2 
1420 for 7-0” igh, odd 18.85 1885) 21 
1440 For 8-0” igh, odd 37.50 37.50, 4 
70 HEP plastic lominate, 1-3/8”, 20" x 6-8” PO TEST Say 51.50 32750 385 
140 26" x68" A 51.50 32450 380 
1780 x0"x6'8" Pek DORE ol te, a, ioe 30 425 
1800 41" x6'8" Lg TS 400 ey 459580 
1820 For 7-0" high, add 18.80 18.80 20.50 
1840 For 80” high, add a 37 4) 
2020 Particle core, lavon face, 13/8", 2'-6" x 6-8" 2 Corp 15 1.067 102 55 157 196 
2040 3'0" x 6'-8" 105 59 164 206 
2080 ax7 0" 123 63.50 186.50. 231 
2085 VyrxT a" 196 69 205 253 
2110 13/4", 90" x70" a4 63.50 27750, 330 
2120 ~ Bitch fxe, 1-3/8", 2-6" x.6'-8" 15 55 wm om 
7140 30" x68" WW 59 186 230 
7180 136 63.50 199.50, 246 
2200 ar x70" 155 ] 24 m5 
2205 13/4", 3-0" x7'0" 202 63.50 265.50) 320 
220 (ok face, 13/8", 2-6" x 67-8" 128 55 183 7) 
240 30x68" 1) 59 200 m5 
7280 30x70" uw 63.50 7050 258 
7300 4O"xT'0" WS 9 M4 
271 


08 14 Wood Doors 


Lahr 


2019 Bore (oss 


Total 


Dai 
08 14 16.09 Smooth Wood Doors Crew ome Hours Unit Material Labor Equipment Total Ind 08? 
2305 13/4", 3'-0"x7'0" 2Cop 13 1.231 Eo. 148 63.50 311.50 370 
2320 Walnut face, 1-3/8”, 2'-0" x 6'-8" 15 1.067 137 55 192 235 
2340 2-6" x6'-8" 14 1.143 155 59 214 260 
2380 3-0" x 6'-8” 131.231 175 63.50 238.50 288 
2400 4-0" x6"-8" y 12 1338 229 6 298 355 
1440 For 8'-0" high, add 46 MG 51 
2460 For 8'-0" high walnut, odd 42.50 42.50 47 
120 For prefinishing, clear, odd 41.50 41.50 45.50 
2740 For prefinishing, stoin, add 59.50 59.50 65.50 
3320 M.D. overlay on hardboard, 1-3/8", 2'-6” x 6'-8” 2Cmp 14 1.143 186 59 245 295 
3340 30" x6" 131.231 210 63.50 273.50, 325 
3380 3-0" x7'0” 12 | 1.333 24 69 283 340 
3400 40" x7'-0" ~ 10 1.600 285 82.50 367.50 440 
3440 For 8'-0" height, odd 41.50 41,50 46 
3460 For solid woed coe, odd 7450 W508 
3720 2p 13 1.231 167 63.50 230.50 280 
3740 12 1.333 195 69 264 320 
3780 VW 1.455 200 75 275 335 
3800 4-0" x70" ¥ 8 2 420 103 523 615 
3840 For 8-0" height, odd 41.50 41.50 46 
3860 For solid wood core, add 45 45 49.50 
4000 Exterior, flush, solid core, bitch, 1-3/4” x 2’-6" x 7'-0" 2Cop 15 1.067 174 55 229 275 
4020 2-8" wide 15 1,067 a7 55 302 355 
4040 3'-0" wide M1143 27 59 286 340 
4100 Ook faced 1-3/4" x 2'-6" x 7'-0” 15 1.067 229 55 284 335 
4120 2'-8" wide 15 1.067 244 55 299 355 
4140 3-0" wide 141.143 231 59 290 345 
4200 Walnut faced, 1-3/4” x 2'-6" x 7-0" 15 1.067 330 55 385 450 
4220 2-8" wide 1S 1.067 325 55 380 440 
4240 3-0" wide gy Ns 315 59 374 435 
4300 For 6'-8" high door, deduct from 7’-0" door 18.75 18.75 20.50 
5000 ‘Wood doors, for vision lite, add 108 108 ny 
5010 Wood doors, for narrow lite, add 4 114 126 
5015 Wood doors, for bottom (or top) louver, add ¥ 226 226 249 
08 14 16.20 Wood Fire Doors me 
0010 WOOD FIRE DOORS 
0020 Particle core, 7 foce pys, ”B” label, 
0040 T hour, birth face, 1-3/4" x 2'-6" x 6'-8" 2Cop 14 1.943 fo. 450 59 509 585 
0080 3 1.231 510 63.50 573.50 655 
0090 12 11.3338 485 69 554 640 
0100 12 1.333 680 69 749 855 
0140 41.143 540 59 599 680 
0180 13 1.231 520 63.50 583.50 670 
0190 12 1.333 $25 69 594 685 
0200 4O"x7'0" 12 1.333 660 69 19 830 
0240 1.143 525, 59 584 665 
0280 13 1.231 540 63.50 603.50 690 
0290 121.333 580 69 649 740 
0300 12 | 1.333 845 69 m4 1,025 
0440 M.D. overlay on hardboard, 2’-6" x 6’-8” 15 1.067 355 55 410 415 
0480 3'-0" x6'-8" 4 1.143 415 59 474 550 
0490 3'-0"x7'-0" + 13 1.231 7 445 63.50 508.50 585 
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(1): (olor e Doyo) £3 


08 14 16.20 Wood Fire Doors 


08 14 33.10 Wood Doors Paneled _ 


Ayr" 
90 minutes, birch fore, 1-3/4" x 2'-6" 6-8" 
: 30x 68" 

3'-0" x70" 
4x70" 

Oak face, 2’-6" x 6’-8” 
3/0" x 6'-8" 
30"x 70" 
MOTO" 

Walnut face, 2'-6" x 6-8" 
30" x 6'8" 
3'0"x7'0" 
41-0" x7'0" 

‘MD. overlay on hardboard, 2'-6" x 6'-8” 
3/0" x68" 
340" x7'0" 
Ge vee 

For 8-0" height, odd 

For 8-0" height walnut, odd 

Custom architectural "B” label, flush, 1-3/4” thick, birch, 
Solid core 

24" x7'0" 
3/0" 7/0" 
4x70" 


0010 WOOD DOORS PANELED 


2 Comp 


Daily Labor- 
Crew Output _Hours 


2 


2019 Bore Costs 
Labor 


Equipment 


Total 
519 


399 
463.50 


524 
609 
534 
548.50 
629 
709 
579 
523.50 
604 
754 
480 
454 
578.50 
654 
86.50 
10] 


460 
424 
603.50 


Toil 


Ine 08 
600 


0020 Interior, six panel, holow core, 13/8" thick i ; . 
0040. Molded hardboord, 2°-0" x 6'-8” “2p 17941 fo 64 48.50 112.50 144 
0060 V4" 678" SOLAN | 6.50 48.50 us 17 
0070 28x 6'8" 7941 69.50 48.50 118 150 
0080 3-0" x6"8" W941 76.50 48.50 125 158 
O10 Embossed print, molded hardboard, 2’-0" x 6-8” 7 94 66.50 48.50 5 M7 
0160 Vb x 618" v7 48.50 us v7 
0180 90" x 6'8" W 48.50 125 158 
0540. Six ponel, solid, 1-3/8" hick, pine, 2'-0" x 6-8" ee 55 nb 261 
0560 24" x 68" ee 9 218 265 
05000 30" 68" hao TE 8: 21.50 266 
1020. Twoppanel, bored rail, sold, 1-3/8” thick, pine, 1'-6" x 68" {1 253 51.50 304.50 355 
1040 2-0" x68" 15 1.067 330 55 385 445 
1060 2-4" x68" 41.143 315 59 434 505 
1340 Twoponel, solid, 1-3/8" thick, fi, 2'-0" x 6-8" 15 | 1.087 166 55 2 267 
1360 2-4" x6'8" 4118 205 9 284 335 
1380 30" 68" 13° 1.231 405 63.50 468.50 540 
1740 Five panel, solid, 1-3/8" thick, fr, 2’-0” x 6'-8" 15 1,067 300 55 355 415 
1760 PAK 6a 4 : 59 454 515 
1780 3'"x 68" yf 53 63.50 458.50 530 
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08 36 19.10 Sectional Vertical Lift Doors 
0260 


Crew Output Hours Unit 


Material 
97,000 


2019 Bare Costs 
Labor 


1,950 


Total 


99,625, 


Total 
Incl O8P 


111,000 


08 38 Traffic Doors 


08 38 13.10 Flexible Transparent Strip Doors 
0010 FLEXIBLE TRANSPARENT STRIP DOORS 
12" stip width, 2/3 overlap 


0100 
0200 
0220 
0240 
0300 
0400 


8 stp widh, 1/2 over 


Add for suspension system, heoder mount 


5 ouble Acting Swing Doors 
DOUBLE ACTING SWING DOORS 


1270 
10.45 
12.20 


22.45 
16.80 
20.15 
9.35 
9.65 


27.50 
10.25 
10.60 


0010 
0020. Including frame, closer, hardware and vision panel 
1000 Polymer, 7'-0" high, 4-0" wide 2,100 7 2,297 2625 
1025 2225 207 2,432 2775 
1050 2,425 207 2,632 3,000 
2000 3/4” thick, stainless steel 
2010 Stoinless steel, 7’ high opening, 4° wide 2,625 207 2,832 3,225 
2050 2,800 ar 3,017 3,425 
08 38 19.30 Shock Absorbing Doors 
0010 SHOCK ABSORBING DOORS 
© Rigid, no frome, 1-1/2" thick, 5° x7” 470 2,020 2450 
: 500 2595 3005 
Flexible, no frame, insulated, .16” thick, economy, 5’ x7" 450. 225 2675 
470 3,120 3,675 
8" x 8! opening, economy 450 3,250 3,800 
470 4,020 4650 


"08 41 13.20 Tube Framing r 
FRAMING, Fo window walls ond storefronts, aluminum stock 


Plain tube frame, ml finish, 1-3/4" x 1-3/4” 10.75 770 1845 23.50 
0150. 1425 8.10 235 28 
0200 17.35 8.35 1031.50 
0250 25.50 8.95 34.45) 41.50 
0350 28.50 9.15 37.65) 45.50 
0400 30.50 9.35 39.85] 47.50 
0450 4:32 3.31 6.63 8.65 
1000 Flush tube frome, mill finish, 1/4” glass, 1-3/4” x 4", open header 14.40 9.95, 24.35 31 
1050 sil W700 (9.70 nao 27.50 
1100 20.50 9.55 3005 37 
1150 NTO S985 29.05 35.50 
1160 Tube fmg,, spandrel cover both sides, alum 1” wide 97.50 5.25 102.75 5 
1170 Tube fmg, spandrel cover both sides, alum 2” wide 38.50 5.25 4375) 51 
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08 41 Entrances and Storefronts 


Daly Lobo. 019 Bares 


Toial 
08 41 13.20 Tube Framing Crew Output Hours Unit Material Labor Equipment —Totcl_~—=Inc! O8P 
1200 Vertical muliion, one piece 2Goz 75 213 LE 20.50 10.60 31.10 38.50 
1250 Two piece 32.90 4] 
1300 90° or 180° vertical comet post 4410 $3 
1400 13/4"x4-1/2", open header 16.95 33.50 
1450 Open sil B10 30 
1500 Closed back header 30.05 37 
1550 Closed back sill 9 35.50 
1600 Vertical mulion, one piece 32.60 40 
1650 Two piece 34.40 42 
1700 90° or 180° vertical commer post . 34.60 42 
2000 Flush tube frame, mi fin, ins. glass w//thml brk, 2” x 41/2", open header 75 16.40 10.60 a 34 
2050 Open sill us 13.80 10.30 M10 3 
2100 ‘Closed bock header 78 14.95 10.20 115): .32 
7150 ‘Closed back sill Bee 15.80 9.95 2515 32.50 
2200 Vertical mulion, one piece 70 16.75 11.35 28.10 35.50 
2250 Two piece 68 18.05 1170 29.15 37.50 
2300 90° or 180° vertical corner post 70 18.85 11.35 30.20 38 
5000 Flush tube frome, mil fin., thermal brk., 2-1/4” x 4-1/2”, open heoder 74 16.65 1075 27.40 34.50 
5050 Open sill wees 14.70 10.60 530 32 
5100 Vertical mulion, one piece : : oe ee 1895 11.50 3045 38.50 
5150 Two piece ’ 67 2.50 11.85 33542 
5200 90° or 180° vertical comet post 6 18.55 11.50 30.05 «88 
6980 Door siop (snap in) vy 380 3.73 2.09 5.82 7.25 
7000 For joints, 90°, clip type, add 25.50 25.50 28.50 
7050 Screw spline joint, add 24 4 26.50 
7100 For joint other than 90°, add ¥ 50 50 55 
8000 For bronze anodized aluminum, add : " 15% 
8020 For block finish, add { { 30% 
8050 For stonless steel materials, add t . 350% 
8100 For monumental grode, add | 534 
8150 For steel stiffener, add 26loz 200 080 LF 1.55 3.97 15.52 18.70 
8200 For 2 10 5 stories, add per story Story 8 


hs 


08 41 
pe stad, 


NlEss-ote 
08 41 19.10 Stainless-Steel and Glass Entrance Unit 
(0010 _ STAINLESS-STEEL AND GLASS ENTRANCE UNIT, narowsies 


0020. —-3”x 7" opening, induding hardwore, minimum, 560 
0050 Aveinge 640 
0100 Moximum 5 745 
1000 For soli bronze entrance units, stotuary finish, odd h 
1100 Without statuary finish, odd ¥ 45% 
2000 Balanced doors, 3’ x 7’, economy 2Sswk 90 17.778 Eo. 10,200 995, 


2100 Premium 70 22.857 "16,700 


8,060 
8,640 
9,210 


11,195 
17,975 


9105 
9,825 
10,600 


12,800 
20,500 


= 


Window Walls Aluminum, Stock 
0010 WINDOW WALLS ALUMINUM, STOCK, incing gazing 


0020 Minimum #2 160-150 SE 51 7 58 66.50 
0050 ‘Average Poe AMO WEL e - 7050 8 78.50 89.50 
0100 Maximum Pop M0 218 186 10.20 196.20 220 
0500 | For tonslucent sandwich wall systems, see Section 07 41 33.10 
0850 Cost of the above walls depends on material, 
0860 finish, repetition, and size of units. 
0870 The larger the opening, the lower the S.F. cost 
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08 42 Entrances — 


Daily Labor. 2019 Bare Costs Total 
08 42 26.10 Swinging Glass Doors Crew Output Hours Unit Material —Lobor Equipment ——_Total Ind 08? 
O010 SWINGING GLASS DOORS 
0020 Inc tardwoe, 1/2 tick, tempered, 3" x7” opening 262 2 8 Omg 2,350 395 215 ~——-3,200 
s ES UST LS 4,625 565 5,190 5,950 


08 42 33.10 Circular Rotating Entrance Doors 
0010 CIRCULAR ROTATING ENTRANCE DOORS, Aluminum 


0020 6/10" to 7’ high, stock units, minimum 4Sswk 75 42.667 Opng. 34,000 2,400 36,400 41,200 
0050 Average 60 53.333 39,100 2975 42,075 47,800 
0100 Noximem AS TAN 44,000 3,975 47,975 55,000 
1000 Stainless steel 30106 50,000 5,925 55,925) 64,500 
1100 Solid bronze 15 | 213 50,000 11,900 61,900 74,000 
1500 For nti controls, odd 2c) 2 | 8 | 15,500 480 15,980, 17,700 


08 42 36.10 Balanced Entrance Doors 
0010 BALANCED ENTRANCE DOORS 

0020 Hardware & frame, alum. & glass, 3° x 7’, acon. 2Sswk 90 17778 Ea. 7,050 995 8,045 9,350 
0150 Premium "Tt 22857”. 8,600 1,275 9,875 11,500 


08 43 13.10 ecensy filied Entrance Doors and Frames 
0010 ALUMINUM-FRAMED ENTRANCE DOORS AND FRAMES 
0015 —‘Stondord hardware and glass stops but no glass 


0020 Entrance door, 3° x 7° opening, clear anodized finish 2Sswk 7 2.286 Opng. 660 128 788 935 
0040 Bronze finish 7 2286 725 128 853 1,000 
0060 Block finish 7 2.286 720 128 848 1,000 
0200 3-6" x7'4", mill finish 7 2286 75 128 903 1,050 
0220 Bronze finish 7 2.286 930 128 1,058 1,225 
0240 Black finish 7 | 2.286 970 128 1,098 1,275, 
0500 6" x7" opening, cear finish 6 2667 1,025 149 114 1,375 
0520 Bronze finish 6 2.667 1,125 149 1274 1,475 
0540 Block finish 6 2.667 1,225 149 1,374 1,600 
0600 Door frame for above doors 3’-0" x 7-0", mill finish 6 2.667 465 149 614 750 
0620 Bronze finish 6 2.667 530 149 679 825 
0640 Block finish 6 2.667 595 149 7144 890 
0700 3'-6"x7'-0", mill finish 6 2.667 380 149 529 660 
0720 Bronze finish 6 2.667 380 149 529 660 
0740 Block finish 6 2667 380 49 529 660 
0800 6/0" x 7'-0", mil finish 6 2.667 380 149 529 660 
0820 Bronze finish 6 2.067 385 149 534 665 
0840 Block finish 6 2667 420 149 569 705 
1000 With 3” high transom above, 3° x 7’ opening, clear finish 5.50 2.909 570 163 733 890 
1050 Bronze finish 5.50 2.909 570 163 733 890 
1100 Black finish 5.50 2.909 655 163 818 980 
1300 3'-6" x 7'-0" opening, clear finish 5.50 2.909 400 163 563 700 
1320 Bronze finish $.50 2.909 420 163 583 720 
1340 Black finish 5.50 2.909 425 163 588 730 
1500 6° x7" opening, clear finish 5.50 2.909 680 163 843 7,000 
1550 Bronze finish 5.50 2.909 705 163 868 1,025 
1600 Black finish 5.50 | 2.909 7715 163 938 1,125 
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2019 Bare Costs 


Daily Labor- Total 
08 43 13.20 Storefront Systems Gew Output Hours Unit Material Labor Total Inc! O8P 
0010 STOREFRONT SYSTEMS, aluminum frome clear 3/8” plate glass 
0020 ind, 3° x 7" door with hardware (400 sq, ft. mox. wall) 
0500 ‘Wall height to 12° high, commercial grade 26laz 150 107 SE 25.50 5.30 90.80 36 
0600 Institutional grade 130.123 31.50 6.10 37.60 43.50 
0700 Monumental grade 15 | 139 81 6.90 87.90 99.50 
1000 6" x7’ door with hardware, commercial grode 135.119 75.50 5.90 81.40 2 
1100 Institutional grade 5.139 58 6.90 64.90 74.50 
1200 Monumental grade 100.160 N2 795 119.95 135 
1500 For bronze onodized finish, add 
1600 For block anodized finish, add 
1700 Fer stinless ste! framing, odd to menurmeital 
08 43 29 - Sliding Storefronts 


08 43 29.10 Sliding Panels 


0010 SLIDING PANELS 


0020 
0100 
0200 
0500 


Mall fons, minum & gloss, 15" x9 high 
4’ x9" high 
48" x9" big, wit fixed panels . 
Fox bronze fish, oid 


“26lo2 1.30 12.308 Opn, 
10 22.85) 
90 17.778 


4,050 
5,800 
10,500 
17% 


610 
1,125 
885 


ges 


5375 
8,100 


12,800 


08 44 13.10 Glazed Curtain Walls _ 
0010 GLAZED CURTAIN WALLS, aluminum, stock, induding glazing 

Minimum HH 
Average, single glazed 
Average, double glazed 
‘Maximum 


205 
195 
180 


160 


156 
164 
178 


200 


SE 


42 


60.50. 


71.50 
204 


ORY 


9.40. 
10.55 


08 45 10.10 Skytoofs 


0010 SKYROOFS 
1200 Skylights, ctcalar, clear, double glazed acrylic 
1230 30” diameter 2p 3 5333 3,025 (275 3,300 3,750 
1250 60” diometer 3 5.593 | 4005 275 4,300 4875 
1290 96” diameter 4 2 8 ¥ 5,050 4s 5,465 6,175 
1300 Skylight Borrel Vault, clear, double glazed, acrylic 
1330 3-0" x 12'-0" G3 310.667 Eo. 5,050 545 5,595 6,375 
1350 4-0" x 12'-0" 3 10.667 5,550 545 6,095 6,925 
1390 50" 12-0" ¥ 2 ee 6050 815 6,865 7,875 
1400 Skylight Pyramid, aluminum frame, clear low E laminated glass : 
1410 The gloss is installed in the frame except where noted 
1430 Square, 3° x 3° G33. 10.667 Eo. 6,050 $45 6,595 ATS 
1440 4x4’ 3 10.667 7,050 545 7,595 8,600 
1450 5’ x5’, glass must be field installed 3 10.667 8,075 545 8,620 9,700 
1460 6' x6, glass must be field installed ud 16 | y 10,100 815 10,915 12,300 
1550 {Install pre-cut laminated glass in aluminum frame on o flat roof 2Gloz, 55.291 SF Surf 14.45 14.45 2 
1560 {Install pre-cut laminated glass in alaminum frame on a sloped roof 1 a 19.85 19.85 30 
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08 51 Metal NiTive ley 


Lobor- 


Daily 2019 Bare Costs Total 
08 51 13.10 Aluminum Sash __Gew Output Hours Unit Material _ Labor Equipment ‘Total Ind O8P 
0010 ALUMINUM SASH . : 
0020 Stock, grode C, glaze & trim not inc, casement 2Sswk 200 080 Sk 42.50 448 46.98 54 
0050 Double-hung 4200 080 ARO. 448 46.98 53.50 
0100 Fixed casement 200.080 18.50 448 22.98 27.50 
0150 Picture window 200.080 19.85 4.48 24.33 29 
0200 Projected window 200.080 38 4.48 42.48 49 
0250 Single-hung 200.080 16.95 4.48 243 26 
0300 Sliding 200 080 22.50 448 26.98 32 
1000 ‘Nulions for above, tubular 240 067 LE 6,55 373 10.28 1315 
2000 Custom cluminum sash, grade HC, glazing not included ya 4 Sf 40.50. 6.40. 46.90 54.50 
08 51 13.20 Aluminum Windows b 
0010 ALUMINUM WINDOWS, inc. frame ond glazing, commercial grade t 
1000 ‘tock units, casement, 3’-1” x 3’-2" opening 2Sswk 10 1.600 fo. 385 89.50 47450 570 
1050 ‘Add for storms 123 123 136 
1600 Projected, with screen, 3°-1” x 3’-2" opening 2Sswk 10 1.600 365 89.50 454.50 545 
1700 Add for storms 120 120 132 
2000 41-5" x 5'-3" opening 2Sswk 8 1 400 12 512 620 
2100 ‘Add for storms 129 129 142 
2500 Enamel finish windows, 3°-1"" x 3’-2” 2Sswk 10 1.600 370 89.50 459.50 550 
2600 4's 51-3" 8 “ als W2 527 640 
3000 Single-hung, 2’ x 3° opening, enameled, standard glazed 10 1.600 214 89.50 303.50 380 
3100 Insulating glass 10 1.600 260 89.50 349.50 430 
3300 7'-8" x6'-8” opening, standard glazed ok 375 m2 487 590 
3400 Insulating glass 8 2 475 2 587 700 
3700 3-4" x 5'-0" opening, standard glazed 9 1778 310 99.50 409.50 500 
3800 Insulating glass 9 1778 33 99.50 434.50 530 
3890 Awning type, 3° x 3° opening, stondard glass 14 1.143 435 64 499 580 
3900 Insulting los 41.143 52710 
3710 3° x4 opening, standard ghss 10 1.600 589.50 695 
3920 Insulating glass 10 1.600 . 664.50 780 
3930 3! x54” opening, standard glass 10 1.600 600 89.50 689.50 805 
3940 Insulating glass 10 | 1.600 70 89.50 799.50' 930 
3950 4" x 5"-4" opening, standard glass 9 1778 660 99.50 759.50 890 
3960 Insulating glass 9 1778 785 99.50 884.50 1,025 
4000 Sliding aluminum, 3° x 2° opening, standard glazed 10 1.600 220 89.50 309.50' 385 
4100 {Insulating glass 10. 1.600 236 89.50 325.50 405 
4300 5! x3" opening, standard glazed 9 1778 335, 99.50. 434.50 530 
4400 Insulating glass 9 1118 390 99.50 489.50 590 
4600, 8'.x4° opening, standard glazed iiudeeboa Sbbleorok 360 M9 509 635 
4700 Insulating glass 6 2.667 575 149 724 875 
5000 9 x5’ opening, stondard glazed 4004 540 224 764 950 
5100 Insulating glass 4 4 850 24 074 1,300 
5500 Sliding, with thermal barrier and screen, 6’ x 4’, 2 track 8 2 725 V2 837 980 
5700 4 track, 8 PW sh 1,022. 1,175 
6000 For above units with bronze finish, add : i 15% oS 
6200 For installation in concrete openings, add ¥ oh 
08 51 13.30 Impact Resistant Aluminum Windows 
0010 IMPACT RESISTANT ALUMINUM WINDOWS, incl. frame and glazing 
0100 ‘Single-hung, impoct resistant, 2°-8” x 5°-0" 2p 9 1778 fo. 1,250 92 1,342 1,825 
0120 310" 51-0" ‘ Re RICE OES ORS 2 1,467 1,650 
0130 4'-0"x 5'-0" 9 1778 1 a75 2 1,567 1,750 
0250 Horizontal slider, impact resistant, 5’-5” x 5’-2" y 9 17 og 1,625 92 W7 1,950 
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“ 15 Window Hardwar 


Daily Lobor- ; 2019 Bare Costs Total 


08 75 30.10 Mechanical Weather Seals Grew Output Hours Unit Material —_— Labor Equipment ——Totol__—=> Incl O8P 
0010 MECHANICAL WEATHER SEALS, Window, double-hung, 3’ x5’ 

0020 Tine 1Cop 7.20 1.111 Opng. 22.50 57.50 80 Ne 
0100 Bronze FIONA 4d, 57.50 100.50 185 
0500 As above but heavy duty, zinc 4.60. 1.739 ya] 5 mM 159 


9600 | Bronze y 460 1.739 y 77.50 90 167.50 221 


08 19 13. 10 Key Cabinets ; 


0010 KEY CABINETS 

0020 ‘Wall mounted, 60 key capacity Cop 20.400 Eo. 7 20.50 W750 139 
0400 Wall mounted, 30 key capacity. 1Gob 50 160 75.50 6.55 82.05 3 
0500 Wall mounted, 80 key capacity : 


08 79 20 - Door Accessories 
08 79 20.10 Door Hardware Accessories 
0010 DOOR HARDWARE ACCESSORIES 


0140 Door bol, surface, 4” Gp 32.250 Eo. 16.20 12.90 2.10 37.50 
0160 Door laich mle? b640 0” 8.75 34.50 43.25 61.50 
0200 Sliding closet door 

0220 Trock and hanger, single 1Gp 10 800 fa. 69.50 41.50 W 139 
0240 Double 8 ] 84.50 51.50 136 a) 
0260 Door guide, single 48 167 32 8.00 40.60 48 
0280 Double 48 167 42.50 8.60 51.10 60 
0600 Deadbolt and lock cover plate, brass or stoinless steel 30.267 31 13.75 44.75 55 
0620 Hole cover plate, brass or chrome 35.229. 8.50. 11.80 20.30 7 
2240 Mortise lockset, passage, lever handle 9 889 166 46 m2 253 
4000 Security chain, standord ye 18 AM oy 13,15 23 36.15 49 


08 81 Glass Glazing 


08 81 10 - Float Glass 
08 81 10.10 Various Types and Thickness of Float Glass 


0010 VARIOUS TYPES AND THICKNESS OF FLOAT GLASS RO88110-10 

0020 3/16" plain 2Goz 130 123 SE 710 6.10 13.20 V7 
0200 Tempered, clear 130.128 7.3 6.10 13.45 17.30 
0300 Tinted 130.123 7 6.10 13.10 16.90 
0600 1/4" thick, clear, ploin 120.133 10.15 6.60 16.75 21 
0700 Tinted 20.133 9.60 6.60 16.20 20.50 
0800 Tempered, clear 120.133 7.10 6.60 13.70 7.80 
0900 Tinted 120.133 11.95 6.60 18.55 3 
1600 3/8" thick, car, plain S213 11.45 10.60 22.05 28.50 
1700 Tinted 75. 213. 16.80 10.60 27.40 34,50 
1800 Tempered, clear 15s 218 18 10.60 28.60 36 
1900 Tinted 1S 213 20.50 10.50 a0 9 
2200 1/2" thick, clear, plain 55° | 291 18.90 14.45 33.35 43 
2300 Tinted 55.291 29.50 14.45 43.95 54.50 
2400 Tempered, clear 55) |..291 a 14.45 41.45 51.50 
2500 Tinted 55) 291 28 14.45 42.45 52.50 
2800 5/8 thick, dear, plain 45 356 29.50 17.65 47.15 $9 
2900 Tempered, clear 45 356 33.50 WA 65 51.15 63.50 
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08 81 Glass Glazing 


2019 Bore Costs Total 
08 81 10.10 Various Types ai Lobor Equipment Total Ind O8P 
a ‘dear, ee eed 
BS oth - 8250 
1" thick, clear, plain 26.50 89.50 109 
8900 | For low emissivity coating for 3/16” & 1/4” only, add to cbove 1 


cea 70.30 79.50 
6.35 hoe 148.35 166 


08 81 13.30 Sandblasted Glass 


8450 19.85 
OW 1985 


08 81 20.10 Full Vis 


103.05, 119. 


Fabrication, polished edges, 1/4 thick 


1/2" thick 1.56 
2500 Mitered edges, 1/4” thick 1.42 1.42 1.56 


2600 1/2" thick 2.34 2.34 2.57 


loot, for 5/8” thk unit, 15 to 30S.F, dear iG) 
0300 Tinted G| 90 
0400 Vth, dbl. gazed, 1/4” foot, 30 to 70°S.F, dear G| 75 
fel 


Tinted 
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Ki 


08 81 Glass Glazing 


08 81 30.10 Reduce Heat TransferGlass 
0800 1/4" wire, 1/4” tempered 


7000 Bolh ites, ight& heotreflctie le 25 9:35 8549.50 
2500 Heat reflective, film inside, 1” thick unit, dear [S) 28.50 9.35 37.85, 45 
2600 Tinted G 30.50 9.35 39.85 47.50 
3000 Fi on wena, dey, 1/2" hick wit c 20 835 7835| 450 
3100 5/8 thick uit G 

G] 


3200 


“08 81 35.10 Obscure Glass 


0010 OBSCURE GLASS hse 

0020 1/8" hic, texted 2ooz 140 114 SE 1255 565 1820 72.50 
0100 Color la 15 635 135% 
0300 7/32" hick, textured 13.90 6.60 0.50 25.50 
0400 Gor 7.30 7.55 485 30.50 


08 81 35.20 Patterned Glass 
0010 PATTERNED GLASS, colored 

0020 «1/8 hick 
0300. 7/32" thick 


0020 


1/8" thik 
V/A thick 


08 81 50.10 Glass for Non Vision Areas 
0010 GLASS FOR NON VISION AREAS, | /4” thick stondord colors tate ‘ 
0020 Up to 1,000 SF e 2Goz 110 145 Sk 1895 


0200 1,000 to 2,000. a URS Medes RATE 

0300 For stom coos, odd : i Tod 10k 

0500 For 3/8" thick, add SE 12.90 

1000 For double coated, 1/4” thick, add 4d 4.44 4.88 
1200 For insulation on panels, add 135 7.5 8 
2000 Panels, insulated, with aluminum backed fiberglass, 1” thick 2Gloz 120 .133 17.55 6.60 24.15 29.50 


2100 2" thie ie LAE 2 6.60 28.60 34 


08 81 55.10 Sheet Glass 
0010 SHEET GLASS (window), ceo float, stops, putty bed 


0015 1/8” thick, clear float 392 1.65 557 


0500 3/16" thick, clear 810 
0600 Tinted 9.10 
11.50 


0700 Tempered 


08 81 65.10 Glass Reinforced With Wire 
O10 GLASS REINFORCED WITH WIRE 


0012 1/4” thick rough obscure 262 135 119 SE be a 5.90 92.90 39 

1000 Polished wire, 1/4” thick, diamond, clear ORNS TIO 3050. 5.90 36.40 42.50 

1500 Pinstripe, obscure ¥ ae TIS ge ee be 5.90 61.90 70.50 
312 


For customer support on your Building Construction Costs with RSMeans data, call 800.448.8182. 


